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Message Text 


UNCLASSIFIED 
PAGE 01 STATE 192860 
11 

ORIGIN FBOE-OO 

INFO OCT-01 EA-09 ISO-OO A-01 OC-05 CCO-OO OCL-OO /016R 

DRAFTED BY A/FBO: OWHENDON ;SGB 
APPROVED BY A/FBO :WFMCCOLLOUGH 
OC/PE TAC (PHONE) 

070397 

R 141727Z AUG 75 
FM SECSTATE WASHDC 
TO AMEMBASSY TOKYO 
INFO AMEMBASSY MANILA 

UNCLAS STATE 192860 

E.O. 11652: N/A 

TAGS: ABLD 

SUBJECT: NEW OB, PROPERTY NO. 01308A 

REF: (A) STATE OM DTD 4/28/75 (B) OHBAYASHI LETTER NO. 

393 (C) FBO LAYOUT DRAWING NO. (D) MANILA 11011 

TOKYO FOR FBO ALLISON 
MANILA FOR ATO 

1. CONTRARY TO REF A LOCATION OF THREE (3) ANTENNA SLEEVES 
IN CCC AREA NOW SHOWN BETWEEN COLUMN LINES L-M AND 3-4 
LEVEL 10 ARE TO BE RELOCATED AS FOLLOWS: 

A. LOCATE THE TWO (2) THREE (3) INCH FEED-THRUS TO 

POINTS 61 AND 62-1/2 FEET FROM THE NORTHWEST CORNER OF THE 
BUILDING AND CENTER 47-1/2 INCHES INFROM THE WEST WALL. 
DIMENSIONS ARE FROM OUT SIDE SURFACE OF WALL. 

B. LOCATE THE FIVE (5) INCH FEED-THRU AT A POINT 79 FEET 
FROM THE NW CORNER OF THE BUILDING AND CENTER 42-1/2 INCHES 
FROM THE WEST WALT.. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 192860 

2. IN CCC AREA LEVEL 10 ADD ONE ADDITIONAL FOUR (4) INCH 
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ID PIPE W/THREADS, BOTH ENDS, EXTENDING 12 INCHES ABOVE 
ROOF AND 1 INCH BELOW CEILING AND CAP. THIS IS TO BE 
LOCATED 78 FEET 1 1 INCHES FROM THE NW CORNER OF THE 
BUILDING AND 48 INCHES FROM THE WEST WALL. 

3. CHANGE LOCATION OF JUNCTION BOX J-12 FROM WEST WALL 
COLUMN LINE L-M TO WEST WALL COLUMN LINE J-K. 

4. MOVE WALL BETWEEN ROOMS 1009 AND 1010 APPROXIMATELY 
TWO FEET NORTH TO LINE UP WITH WALL OF STAIR VESTIBULE 
ROOM NO. 1011. RELOCATE J-15 AND Tl-X SO AS TO REMAIN IN 
ROOM 1010. SISCO 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 14 AUG 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975STATE1 92860 

Document Source: CORE 

Document Unique ID: 00 

Drafter: OWHENDON;SGB 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750282-0206 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750852/aaaabtgy.tel 

Line Count: 73 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 27 DEC 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 DEC 2002 by ReddocGW>; APPROVED <18 MAR 2004 by izenbei0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NEW OB, PROPERTY NO. 01308A 
TAGS: ABLD, JA, RP 
To: TOKYO 
Type: TE 
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